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Account 8821.3—Sills and Lintels.
The sills and lintels used at the laboratory were separately moulded reinforced concrete. The concrete was made 3 parts sand and gravel to 1 cement. Three f-in. rods ran the entire length of both sills and lintels. The lintels were 8 in. by 8 in. by 5 ft. The sills were 4| in. by 9 in. by 4 ft. 1 in. (See Fig. 34.)
Account 8822—Tile Walls.
This account covers the tile, mortar, scaffolds, mason labor, carpenter labor, and hauling incident to building the tile walls of the laboratory.
Account 8822.2—Carpenter Work.
This account covers the material and carpenter labor incident to the installation, of the partitions, ceilings, and roof structure. (See Fig. 31.)
Account 8822.6—Doors, Windows and Frames.
This account covers the cost of the following material and the labor of installing the same, together with the necessary frames.
16 windows 6 ft. 8 in. by 3 ft. 1J in. by If in. glazed. 5 sash with four, 12 in. by 24 in. lights, glazed. 1 sky light 6 ft. 3AV in. by  6 ft. 9| in. with 36,   12 in. by  14   in.  double
strength glass 1 sky light 6 ft. 3"iV in. by 4 ft. *6| in. with 24, 12 in. by   14 in.  double
strength glass. 1 sky light 4 ft. Ij in. by 4 ft. 61 in. with sixteen 12 in. by 14 in. double
strength glass.
4 doors 2 ft. 8 in. by 6 ft. 8 in. by If in., glazed. 4 doors 2 ft. 8 in. by 6 ft. 8 in. by li in. glazed.
(See Figs. 32 and 33.)
Account 8824—Wood Fixtures.
The account covers the cost of the laboratory hoods, stacks, benches, cabinets and the like.
Account 8826—Lighting.
This account covers the wiring in the laboratory for lights, hot plates, furnaces,, etc.
Account 8826—Plumbing.
This account covers the purchase price of the material below and the labor of installing it.
1  flush closet                     1 distilling apparatus
2 sinks and drains              1 water tap
Piping, fittings, lead, etc.nd laid 4 in. thick with tt smooth finish. Sand joints were unotL The top finish wan | in. thick, 2 parts sand to cement, and VWH troweled smooth.
